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On 2? Au£ust X95.3? the runway at íorst Jocksdorf airfield was csocpleted to a 
Xength of 1#SQ0 meters® Five large conoreta mixing machines were seen alongside 
of the runvay e Only one excavator vas seen in operation at the eastern portion of 
the runway B Stumps of trees vere being extracted with the help of csterpillar 
tractors in the area west of the Kíhrteiche ponds ? east of the Gross Sohacksdorí- 
25X1 X Freschen roado eastern end of the runway vas about 150 

meters west of this roods. The extension of tha northern edge of the runvay woulcl 
intersect this road 103 strides south of trigonometrical point 93*6* The nmway 
was 39 strides wide^ a stride bein^ reckoned aï about 170 cm e The western end of 
the runway was about 150 meters north of trigonometrts al point 101 e 2o ïn the 
eaatern portion of the runway the sodl had been excaveted to a depth of e.bout 120 q: u 5 
Ábout 2^000 vorkers and 600 forced .Laborers wsre eKployed at the field« Vlork was 
also being done at nlght 0 
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C omment^ The report suppleraentv previous inf omation | 
The present report in oonjunction witl previous inlormatíon 


same souree. in dicates thet th^ runway at the field is about 2^750 rnetera long a nd 
65 meters wide-J 

construction work continues at the 

previous rat/j $ the runway st the field rny be corapletid by mid-October 1953* 
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